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Director of Logistics 
Director of Communications 


Request for Amendment to Contract RD-71 with 
Government and Industrial Division 


25X1 


1. In answer to a request by this Office* the 
lias prepared a proposal for furnishing a number of spare parts ror tne 
RR-11AA/EB transistorised receiver equipment presently being developed 
under Contract RD-71* 


2. Attached ere two (2) each copies of the covering letter* the 
Quotation and frice Analysis, this proposal has been reviewed 25X1 
and found to be acceptable* 

3* It is therefore requested that an ame n dment be executed to 
the subject contract for the production of the indicated spare parts. 
Requisition No. MSB 57-97 in the amount of f3,U02.00* chargeable to 
Allotment So. 7-7995-50* is attached for this purpose. AH material 
produced by the terms of this amendment should be unclassified. 



25X1 


CC:l>R&D Sub ject F ile 

OC-A I 

Ed Lang 
MSB (2) 

Reading 

OC-E 

R&D Vital Files 
Obligation File 
Chrono 
Dev-ep 


COORDINATION : 


25X1 
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Attention! Contracting Officer 

Subject! Contract RD-71} fl-2026} 

Spare Parts Requirement 

Enclosure! (1) | Q uotation H-2026-(3) (I 4 copies) 

(2) Price Analysis (U copies) 

Gentlement 


25X1 

25X1 

25X1 


This proposal is being submitted to effect an appropriate 
amendment to Contract RD-71 permitting this contractor to provide the 
necessary Spare Parts for maintaining the equipment being fabricated 
under subject contract. Procurement of the items and quantities 
specified within Enclosure (1) is suggested, however prior to initiating 
further action, we await your review and final approval. It is to be 
noted that the quantities indicated for the components listed under 
Items 5 and 6 are based on support of ten (10) complete units. 


We trust that sufficient information is furnished herein to 
permit early definitization of Spare Parts. 


Very truly yours. 

Government & Industrial Division 


25X1 


APFief 


25X1 

Government lE^/les Manager - Hq. 
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H-2026-(3) 


We offer the following quotation for acceptance 

within 30 days from this date. Date 13 September 1956 


Item 

Quantity 

Description 

Price 

1 

1 each 

3-12 me. Tuner 

$ 947.00 

2 

1 each 

12-30 me. Tuner 

1,291.00 

3 

1 each 

Electronic Section 

330.00 

4 

22 each 

Battery Packs 

370.00 

'5 

1 lot 

Spare Components for 3-12 me. 

Receiver; consisting of the following 

337.00 

5A 

15 each 

Transistors (15$ of each type) 


5B 

29 each 

Capacitors (10$ of each type) 


5C 

24 each 

Resistors (10$ of each type) 


5D 

4 each 

Transformers (10$ of each type) 


5E 

1 each 

Thermister (10$ of each type) 


5F 

1 each 

Mechanical Filter 


6 

1 lot 

Spare Components for the 12-30 me. 

Tuner; consisting of the following: 

127.00 

6A 

7 each 

Transistors (15$ of each type) 


6b 

15 each 

Capacitors (10$ of each type) 


6C 

10 each 

Resistors (10$ of each type) 


6D 

2 each 

Transformers (10$ of each type 


6E 

1 each 

Termister (10$ of each type 

$ 3,402.00 



" " Sanitized Copy Approved for Release 201 1/09/20 : CIA-RDP78-03424A002400090031-4 








Sanitized Copy Approved for Release 2011/09/20 : CIA-RDP78-03424A002400090031-4 

i "ii or " 


Page.. 


..of.. 


2 25X1 

A * ages 


TO: 


H-2026-(3) 




We offer the following quotation for acceptance 
within 30 days from this date. 


DELIVERY ? 

All items -will be delivered FOB Alexandria, Virginia, within a period of three (3) 
months after receipt of notice to proceed. 

CKINOj 


Items will be suitably packed in accordance with best commercial practices for 
domestic shipment. 

CONDITIONS : 

1. The requirements for these items shall be added to Contract RD-71 by appropriate 
amendment. 




I Z' <!£•»<) 


25X1 


Enclosure (1) 

ties " Mgr v-Hq. 
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" 1 .1 


25X1 


Description 


Direct Labor 

Man Hours 

Group Engineers 

4.0 

Senior Engineers 

8.0 

Junior Engineers 

8.5 

Technicians 

30.5 

Model Shop Men 

80.0 

Total Direct Labor 

131.0 


Overhead (94$ of Direct Labor) 
Material 

Total Cost less G & A 
G & A (5.27$ of Cost) 

Total Cost including G & A 
Fixed Fee (8$ of Cost) 

Total Price 


Total 


Rate 

Amount 

$4.51 

$ 18.00 

3.33 

27.00 

2.89 

25.00 

1.90 

58.00 

2.49 

199.00 


$327.00 

307.00 
2,358.00 

$ 2,992.00 

158.00 
$ 3,150.00 

252.00 
$ 3,402.00 
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